25X1 A2d2 


i* to become operational oa or about 1 September 


* baaing ana programming for the implementation, of HUSBi 
make# consignment of the intercept system to the Agency at the 
earliest possible date imperative. This milestone must be met by 
1 Jtrne 1365 if the project i© to be operational on the prescribed 
i September 1364 activation date because the system has to undergo 
extensive environmental testing and evaluation prior to deployment 
to the field. 


25X1 A2d2 
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©. Specific design characteristics of tha system 
are to be mutually agreed upon by the contractor and 
the government Project Officer prior to the actual 
manufacture of the intercept equipment. 

25X1 DOd c 
used to 


, approved components are to be 

the extent possible through the system. 


D. The contractor is to furnish copies of all 
environmental , electrical, etc. teats to the Project 
Officer together with all results appertaining thereto. 


7. The contractor’s technical proposal defines the scope of the 
developmental program and establishes parameters of the intercept 
and subsidiary systems to be employed in this operation. Further 
25X1 A9a techn ical detail required In connection with this proposal may be obtained 
from extension 1518, DEL* a technical representative 

responsible for monitoring execution of the contract, 

g. Requisition ELR-2S3-A5. attached, substantial** the 25X1 A2d2 

25X1 A1a§^^^BI this Office has encumbered for purpose^f executing the 
contract. Hue to the sensitivity of project^^^^H it is requested 
t h u t Agency association with the contract be classified SECRET and 
♦fra* all reports bear security classifications prescribed by the Project 
Officer. Hardware will be UNCLASSIFIED. 

9, Reference memo random to the DDCf granted authorisation 
to proceed with this program. A copy of this authorisation Is attached 
for permanent retention by your Office. Requisition* for Government 
Furnished Equipment to be supplied the contractor will be processed 
as a separate action. . 

/ s / 

'Georg© 0 .. i-ii-Ii-o* 


GEORGE C. MILLER 
Assistant Director for SUNT 
Directorate of 
Science and Technology 


Attachments? 

A. Contractor's Proposal 

B. Requisition 

C. »©/S*T-3444/b4 
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Distribution: (cont. ) 

1 - PF/DD/S&T wo/att 
1 - EO/DB/S&T wo/att 
I - SJLO/ DD/S&T w/att B 
1 - CAS/DD/S&T wo/att 
1 - B&F/DD/S&T wo/att 
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